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The attached CU RONA Activity Pregram 
cevers the final cesta repsried by the prime 
centracter, Leckheed tisgiles Systems Division 
pertaining te the original i¢-shet CORONA 
pregram package, Th:se cests constitute 
a relatively small overrun on the originally 
predicted price. 

The follow-en .rograms referred to as 
CORONA ' and COROMA' are cevered in 
separate activity programs. By the way, the 
last firing, 9013, was the second shet in the 
CORONA' program. 


oan af (- +4 December 60 


Tesr 88k 9 See a 147) 


Pere For Release ganzisits: CIA- RDP81B0087840604001 0014-4 


25X1A 


Approved For Release sa Apeiprorss B00878R000400130014-4 
we 


COR=100) 


Copy {of 


5 December 1960 


ACTIVITY PROGRAM 

. ants — vee DOCUMENT RO, oe 
CORONA FY 1061 NO GHAHGE IN ALAss. C4 i 
pears cates aaleecane snes a] u 


BLASE. & e: 78 $ 6 
REFERENCE: COR-0829, dated 2 Ma;- 1960 RENT RLWEW CaTZ: Ed 
AUTH: Pi Be : 
1. PURPOSE: Barer 122) _neviewer: 064540, 
To cover final FY 1961 costs relating to the CORONA program, contract 
RT-100, for the procurement of twelve (12) cameras, nose cones » recovery 
systems and two (2) diagnostic systems. 
‘eae 2. DESCRIPTION OF WORK OR SERVICES REQUIRED: 
SE EES REQUIRED 
&. Lockheed Miss 
25X1A 
be General Electric (Sub-c si ; final CORONA program post-flight 
25x1 analysis costs: total 
3+ EXPECTED ADDITIONAL OR RELATED WORK OR SERVICES: 
None 
4, TOTAL ESTIMATED FY 1961 costs: 
ee et CODTS 
&. (1) Firm costs noted in paragraph 2, above 
: (2) Additional Work Contemplatea 
b. Funds Available 
(1) DOD Funds authorized (in COR~0829) for 
CORONA program but unused as a result 
of an ITEK underrun : § LTT 
(2) DPD FY 1961 Budget fund ing for CORONA 
programs : 
a 
 *the DPD FY 61 budget has (rc. = sNedageatea 
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-for CORONA programs. The balance will be 

applied to CORONA follow-on programs, i.@., 
CORONA Prime, CORONA Triple Prime. ps 
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Colonel, USAF 
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5. DELIVERY SCHEDULE: 
Not applicable. 
6. REMARKS: 
a. CORONA follow-on programs, i.e., CORONA Prime and CORONA Triple Prime, 
are being covered in separate Activity Program papers. 
be In view of the firing of two diagnostic payloads in the place of cameras| 
in the CORONA program, two CORONA. cameras (without fairings, nose cones,, 
recovery systems, or Thor /Agena vehicles) remain uncommitted. Due to the 
availability of improved CORONA Frime cameras, no plans have been made, | 
at this time, to schedule the two CORONA cameras for flights in the 
CORONA program. 
ec. Attached are summary recapitulations of Contract RT-100 CORONA Program 
Funding. 
25X1A 
Chief, Development Branch 
DPD-DD/P 
CONCURRENCE : 


Acting Chief, DPD-DD/P 


Funding noted in paragraph 4, a, above, 25X1A 
for which authority to expend in the | 


CORONA program is being requested 


APPROVED ox Recommentled for APPROVAL: 


RICHARD M. BISSELL, JR. 


| ALLEN W. DULLES 


, 
Deputy Director (Plans) © Azée. 60 r Director 
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CONDITIONS OF APPROVAL: 
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Attachments: 


#1 = Summary Recapitulation cf CORONA Program Funding Contract RT~1OO 
#2 ~- Summary Source of Funds CORONA Program Contract RT-100 


cH/DB/DPD-DD/P : JPARANGOSKY :mjw 
7 December 1960 
Distribution: Cy 1 - Contracts/DPD w/atts 
—- . 2 = DD/P w/atte 
3 ~ A/CH/DPD w/atts 
4. ~ CH/DB/DPD w/atts 
5 - Comptroller /DPD w/atts 
6 = RI/DPD w/atts 
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